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MEMORANDUM FOR DDP/DPD 
ATTENTION: Mr. John Parangosky 


SUBJECT: MURAL and ARGON Programs 


It has been decided that necessary action should be taken to 
provide for an expanded Discoverer program for CY 1962. It is re- 
quested that you provide the following schedule to necessary action 


agencies, obtain their concurrence (or objections), 
procurement action: 


Schedule 

Jan Feb Mar Apr May Jun jul Aug Sep Oct Noy Dec 
r Cc" Ml --- M2 m4 M6 M9 Ml2 M15 Mi6 M17? M19 
+ M3 M5 M7 M10 M13 A5 AT M18 M20 
Si M8 Ml M14 A6 Ag 
E Additional Procurement Totals 
E GE 9 recovery systems 25 
fe FCIC 2 ARGONs 4 (plus spares) 
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